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Message Text 

UNCLASSIFIED 

PAGE 01 BAMAKO 02255 311647Z 
ACTION AID-31 

INFO OCT-01 AF-10 ISO-OO /042 W 

311657Z 007380/50 

P R 3 1 1244Z MAY 77 
FM AMEMBASSY BAMAKO 
TO AMEMBASSY ABIDJAN PRIORITY 
SECSTATE WASHDC PRIORITY 6584 
INFO AMEMBASSY DAKAR 

UNCLAS BAMAKO 2255 

ABIDJAN FOR REDSO 

E. O. 11652: N/A 

SUBJECT: CVL LOAN 688-H-0003A 

REF: STATE 122194 

1 . CVL WATER TOWER COLLAPSED IN HIGH WIND SATURDAY AFTERNOON. 

MAY 28. WORK WAS COMPLETE AND SCAFFOLDING ALMOST FULLY REMOVED. 

TANK WAS PARTLY FILLED. NO INJURIES. SMALL AMOUNT REMAINED TO 

BE PAID UNDER CONTRACT. TDD JULY 12, 1977. 

2. CDO DOES NOT HAVE NECESSARY SKILLS AT POST TO SORT OUT SITUA- 
TION. MOREOVER PERSONNEL RANKS CURRENTLY DECIMATED BY LEAVES, 

TDY'S. TRANSFERS, UNFILLED POSITIONS, ETC. 

3. REQUEST IMMEDIATE DESPATCH REDSO TEAM TO ANALYZE SITUATION, 

PROVIDE GUIDANCE AND ASSIST REMAINING CDO STAFF IN RESOLVING 
ISSUES WITH GOM. WILL REQUEST THAT REDSO ENGINEER, JACK MORGAN 
WHO SCHEDULED TO ARRIVE BAMAKO TODAY, ASSESS SITUATION AND PRO- 
VIDE PRELIMINARY REPORT. SUGGEST TEAM COULD POSSIBLY INCLUDE: 

REDSO PROJECT OFFICER. ENGINEER. CONTROLLER, CONTROLLER, CON- 
TRACTS OFFICER, LAWYER. WOULD WELCOME ANY OTHER PARTICIPANTS 
REDSO DEEMS DESIRABLE. ADVISE. 
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